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MEMORANDUM FOR THE RECORD 


SUBJECT: Amendment No. 2 te Gontrect Ne. HF~l230 with the Firewel 
Company, Inc., ~ Project 


en 


oer TT 


1, Definitive Contract No. HF=1230 provides for the development 


end procurement of personal equipment for pilets on the behalf of 
and for the benefit of the pee cert it has been 
determined necessary and concurred in by on behalf of 


the FE thet tne contract be further amended to provide for 
travel in connection with fitting and measuring pilots for pressure 
sult assemblies and the furnishing of additional items of eqiipment, 


Amendment No. 2 te the contract covers these additional procurements. 


the Contractor to expend an amount not to exceed 
equipment and services required by the 
obligates an additions] $15,265.70 of Fiscal Yea 


Amendment No, 2 
1O56 fondia for 


3. Ey memorandum dated 2 April 1956 from the Director of 
Central Intelligence to the Comptroller, and in accordance with the 
provisions of Section 10 (b) of Public law 110, Slst Congress, the 
Diractor of Central Intelligence has certified that the sum of 
a: aveileble for expenditure for 
fhe total obligations to date for Contract N 
tents Nos. 1 and 2 are 


4. Additional amendsentsa may be forthcoming under Contract 
H¥~1230 for modification of equipment to meet the requirements of 
the 


SECRET 


thereto, authorized 
SE fo: 


iE of, OPP  Reviewen Ot O98s 
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HF=1230 and 
. Approval of Amendment No, 2 to contract No, HF 
igen thereof on behalf of the Agency by the Authorized Project 
Contracting Officer is recommended, 


25X1A Contracting Officer 


CONGURRENCES s 


Approval requested in Paragreph 
5, granted 


RIC M. » OR. 
SA/PC/DKCI = Project Director 


25X1A Distribution: 
Ord 


2 » Finence Officer” 
3 ~ Extra 

4, ~- Ghrono 

5 » Reading 


HIPslms (9 May 1956) 
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